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UNCLASSIFIED 

PAGE 01 STATE 089492 
ORIGIN FBOE-OO 

INFO OCT-01 EUR- 1 2 ISO-OO A-01 SY-05 /019 R 

DRAFTED BY A/FBO:REPROSSER:ADC 
APPROVED BY A/FBO:CVSWAN 
EUR/EX:PBOFINGER (PHONE) 
A/SY/FO:AHANREHAN (PHONE) 

043151 072321Z/65 

R070119Z APR 78 
FM SECSTATE WASHDC 
TO AMEMBASSY BONN 
INFO AMCONSUL BREMEN 
AMCONSUL FRANKFURT 

UNCLAS STATE 089492 

FRANKFURT FOR RSS/RTC 

E.O. 11652: N/A 


Message Text 


TAGS: ABLD, ASEC 

SUBJECT: COUNTER-TERRORISM - FBO FUNDED PROJECT - 
BREMEN CGR PROPERTY NO. L21 1 13 


REF: BONN OM DATED MARCH 21, 1977 

1 . AUTHORIZED TO MAKE IMPROVEMENTS SUBJECT PROPERTY TO 
PROVIDE SAFE-HAVEN UNDER COUNTER-TERRORISM PROGRAM. 


2. THE WORK SHOULD CONSIST OF THE ITEMS DETAILED IN 
REFOM PARA. 3 IE: ROLL-UP SHUTTERS, METAL SLIDING SHUTTER 
DOOR, REINFORCE MASTER BEDROOM DOOR, ELECTRICAL 
INSTALLATION AND PATCH PAINTING AT TOTAL ESTIMATED COSTS 
DOLS. 3,123. 

UNCLASSIFIED 


UNCLASSIFIED 


PAGE 02 STATE 089492 


3. XJ-3240 ALLOTMENT DOLS. 3,200 CODE 212 FOLLOWS. VANCE 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 jan 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 07 apr 1978 

Decaption Date: 01 jan 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 jan 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1978STATE089492 

Document Source: CORE 

Document Unique ID: 00 

Drafter: REPROSSER:ADC 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D780151-0561 
Format: TEL 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1978/newtext/t19780480/aaaacpxt.tel 

Line Count: 56 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: 9bf634b4-c288-dd11-92da-001cc4696bcc 

Office: ORIGIN FBOE 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 04 apr 2005 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 3039173 
Secure: OPEN 
Status: NATIVE 

Subject: COUNTER-TERRORISM - FBO FUNDED PROJECT - BREMEN CGR PROPERTY NO. L21113 
TAGS: ABLD, ASEC 
To: BONN 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/9bf634b4-c288-dd1 1 -92da-001 cc4696bcc 
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